OY 


GOVERNMENT OF SINDH 
SINDH MASS TRANSIT AUTHORIY 
-03- 
(NOTE SHEET) 

SUBJECT: REVISED ESTIMATES FOR 2020-21 AND BUDGET ESTIMATES 2021-22 IN 
RESPECT OF DISBURSEMENT OF FOREIGN ASSISTED PROJECTS FOR 
KARACHI URBAN MOBILITY PROJECT YELLOW LINE CORRIDOR 
FUNDED BY WORLD BANK. 


















“PUC” is notice of meeting from Planning Officer (Foreign Aid), Planning and 
Development Department, Government of Sindh had sought subject information through said notice 
bearing NO.NIL dated 25" February 2021. 


Аз directed undersigned attended the meeting. Director Finance and Accounts SMTA was 
12 : E g 
also present during the meeting. 
3 As required in the meeting notices, draft justifications (“Flag A”), along with item-wise 
3 


breakdown (“Flag B") are placed on board at as discussed during meeting dated 3-Feb-2021 held in the 
office of the Project Director Yellow Line BRTS. 

If agreed and approved the same may be forwarded to the Planning Officer (Foreign Aid) 
Planning & Development Department Government of Sindh. A Draft letter is also placed on board for 


approval at *Flag С” W A 
nv 
~ 
N 


Approval is sought for para 14/n above. 
anagement Specialist 















Project Director 


/ё- 
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GOVERNMENT OF SINDH 
SINDH MASS TRANSIT AUTHORIY 
一 is 
(NOTE SHEET) 
SUBJECT: RELEASES AND EXPENDITURE POSITION OF THE FOREIGN AIDED 
PROJECTS FOR THE YEAR 2020-21 FOR KARACHI URBAN MOBILITY 
PROJECT YELLOW LINE CORRIDOR FUNDED BY WORLD BANK. 














It is submitted that Planning Officer (Foreign Aid), Planning and Development 
| Department, Government of Sindh had sought subject information through his letter NO.P&D/FA/RE- 
BE/2021/22 dated 18" January 2021. (Flag *A"). 

In this regard, draft proforma is placed at “Flag B". for your review and input from Director 
p И Infrastructure and Director Finance and Accounts. 

It requested that duly filled in and signed preform, after the input from relevant sections, 
approval of the competent authority, may please be sent to Foreign Aid Section, Planning ‚and * 





please: 


Submitted for orders as deemed appropriate. 


т 


E 


anagement Specialist 
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р yoy ect Est mates hove beep po posed Foy 
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GOVERNMENT OF SINDH 
Karachi Mobility Project 
(YELLOW LINE BRTS) > 0 
SINDH MASS TRANSIT AUTHORITY 
TRANSPORT & MASS TRANSIT DEPARTMENT 





Karachi Dated: March 1%, 2021 
No. AD/YLC/SMTA/2021 |- | 21 


To. 

The Planning Officer (Foreign Aid). 
Planning and Development Department. 
Government of Sindh. 


SUBJECT: REVISED ESTIMATES FOR 2020-21 AND BUDGET ESTIMATES FOR 
2021 - 22 IN RESPECT OF DISBURSEMENT OF FOREIGN ASSISTED 
PROJECTS KARACHI MOBILITY PROJECT-YELLOW LINE 


CORRIDOR FUNDED BY WORLD BANK). 
















| am directed to refer to vour office letter No. Nil (Letter attached) dated a 


February 2021 and enclose herewith a copies of the required justification. for. Revised 


Estimates for 2020-21 and Budget Estimates for 2021-22 in respect of Karachi Mobility 


Project- Yellow Line Corridor funded by World Bank as desired. (Copies enclosed). 






01/03 | 
GHULAM MURTAZA 
ASSISTANT DIRECTOR 


2 ^ | 
1 Sindh Mass Transit Authority 


“2 0) Karachi Mobility Project 
0 


А сору is forwarded for information to: 


IE 








N . Chief (Foreign Aid) P& D Department. боб. Karachi. 
2. Senior Chief / Chief (Transport / W &D EPR). P & D Department. Gos. Karachi. | 
Director (Infrastructure / Projects). SMTA . TMTD. GoS. Karachi. Su У 


Director (F&A). SMTA. TMTD. GoS. Karachi. AN 
SO (Vigilance) Transport and Mass Transit Department. OOS. Karachi. N NG 


Master File 








Plot No. D-43 & D-43/1, Shanra-e-Ghalib, Block -2, Clifton, Karachi-Ph # 021-99332207-8 


GOVERNMENT OF SINDH 
Karachi Mobility Project 
(YELLOW LINE BRTS) A 
. SINDH MASS TRANSIT AUTHORITY 
TRANSPORT & MASS TRANSIT DEPART MENT 





Karachi Dated: March 17. 2021 


JUSTIFICATION FOR REVISED ESTIMATES 2020-21 





Karachi Urban Mobility Project - Yellow Line BRTs (KUMP-YLC) is a World Bank Funded 


Project reflected in Annual Development Plan for 2020 — 21 at serial no 1908. The hiring of 





the Staff for this mega project is not yet completed and ground work is not expected to start 


till end of current financial years. 


It is estimated that a design consultant will be on board towards end of the current financial 
year, therefore the consultant will be required to be paid with mobilization advance and 


payments for monthly running bill. 


KUMP-YLC is in process of hiring of staff and individual consultants. They are expected to 
join in the last quarter of current financial vear. therefore. fraction of budget for their salaries 


and consultancy payment is expected to be uti ized. 


As, the staff is being hired, there is a need to procure computer equipment. purchase of 
internet services. and stationery items ete are requi red to be procured. Further there is a need 


to make seating arrangement for the staff for which an outlay is expected. 


The lump sum revised estimates are being reproduced below: 























а г e eU IP Du SS ie = SF 
| | Name of Project | каны нш re ro | 
S.No. ADP No. (Donor & Loan No: /Grant 7 Ist January, 2021 to 30th June 2021 | 
Хо :) Gos | 
| Karachi Urban Mobility | | | 
Project - Yellow | | | 
Line BRTS (World Bank | | | 
assisted Project) | 
| 1908 | (Total Cost Rs. 61439.7M | 255.47 20.00 
| including WB 
| Loan Rs. 53599.7 | 
| | M+PSRs.5250 + GoS | 
| Share Rs.2590 M | 














Plot No. D-43 & D-43/1, Shahra-e-Ghalib, Block -2, Clifton, Karachi-Ph 44 021-99332207-8 
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GOVERNMENT OF SINDH 
Karachi Mobility Project 
(YELLOW LINE BRTS) 
` SINDH MASS TRANSIT AUTHORITY 
TRANSPORT & MASS TRANSIT DEPARTME 





Karachi Dated: March 1% 2021 


JUSTIFICATION FOR ESTIMATES 2021-22 





Karachi Mobility Project - Yellow Line BRTs (KMP-YLC) is a World Bank Funded Project 


reflected in Annual Development Plan for 2020 - 21 at tal no 1908. This project is a 








fundamental component of Karachi's Mass . which contemplates the 
operational and functional integration with other BRT corridors. The PC-1 had been approved 
by ECNEC at a total Project Cost of Rs. 61439.7 Million at the Exchange Rate of 1050 to 


140 PKR. The Project is divided into three components. 


The Component | is Urban Road Infrastructure - Yellow Corridor. Ht is estimated that a 
considerable progress will be made in the vear 2021-22 with an Estimated Out lay ot USD 25 
Million in the areas of off corridor improvements. compensation plans. utilities relocation, 


detailed design and other sub components. 


The Component II is Development and Operationalisation of a BRT System Yellow Co 





Millions. 


The Component 11 is about Capacity Building and Technical Assistance. Envisaged budget 
for next financial year is USD 2.5 Million. mainly in areas of Project Management. different 
Technical Assistances and Institutional Capacity Bui 


me. 





The exchange rate used is rounded off to PRR 160 to USD I. 


The lump sum revised estimates are being reproduced below : 





| | Budget Estimates 
2021-2022 
0:) | | 
| ЕРА | GoS 
| | 


4 | Name of Projec 
S.No. : oject 











Amounts in Million PKR 





ADP No. | 
Tw | (Donor & Loan No: /Grant 
T 


Karachi Urban Mobility Project - 
Yellow 

| Line BRTS (World Bank assisted 

| Project) 

| 1908 (Total Cost Rs. 61439.7 M 

| including WB 

| | Loan Rs. 53599.7 M+PSRs.5250 + 
| | GoS 

| Share Rs.2590 M 











22 


Plot No. 0-43 & D-43/1, Shahra-e-Ghalib, Block -2, Clifton, Karachi-Ph # 021-99332207-8 


4.640.00 | 130.00 
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Karachi Mobility Project (2166732) 


Table 1: Indicative Project Costs and Financing12 (USS million) ESITMATES 2021-22 























Cost IBRD {Сох 
Project Components ۹ 
1 | pae ‚ mE 2021-22 | Stream - 
Urban Road Infrastructure - Yellow Corridor 172.0 159.0 113.0 
MENS MEER 
a Yellow Corridor Reconstruction. including Pedestrian and 10 WB 117.0 2,1 
Motorevelists facility and traffic management E 
b О Corridor Improvement along the Direct and Feeder 
Services 
le | ies relocation and improvement (drainage. 10.7 





telecommunication, sanitary, hehtine etc.) 




















d Vendor Compensation Plan 
e Environment Management Plan 
Г Detailed Design. Bidding Documents and Construction 
Supervision 
g Third Party Monitoring 
h Phvsical Contingencies 
i Price Contingencies 0 
2 Development and Operationalization of a BRT System - ү ] 





Yellow Corridor 
BRT Infrastructure (busways. stations. shelters. terminals. 


















一 
= 
= 
4s 
m 
TE 
12 
= 


一 
= 
= 
~, 
~ 
"un 
2 
1 
2 


с Rolline Stock 





Corridor. including Labor Redeplovment Services 


e TA for GBV and Gender Action Plan 0.3 NB 0.5 0.5 


TOD strategy along Yellow BRT Corridor alignment and area 


d Social Management Plan of existing bus operators Yellow ie LU 


PI 
一 
= 
= 





of influence 
а TA (ог PPP Transaction Advisory Services 


Stakeholder engagement. public relation and media strategy 





Physical Contingencies 
[Price Са 


Capacity Building and Technical Assistance 








a Project Management 





TA on traffic management and road safety 
port Regional Transport Authority 
Capacity Building of SMTA and Institutional Strengthening 


Project Cost [a 400.4 


bowl end Fee 1.0 
Total Project Financing 401.4 
Ed 




























tn 











Final Estimated Figures 2021-22 USD M Ex. RRs. Mil 
WB 4.640.00 


GOS 160.00 
Total 4800.00 
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ENPENDLPURE POSITION OF 


ГИК FOREIGN FUNDED PROJECTS IN SINDIT FOR THE YEAR 2020-21 





Amounts in Million РАК 





S.No. 


ADP No. 


| р ' Budget 2020-21 
Name of Project 


Releases as on 
31-12-2020 


Actual Expenditure as on 
31-12-2020 


Expected Expenditure from 
Ist January, 2021 to 30ch June 
2021 


Budget Estimates 
2021-2022 





(Donor & Loan No: 


/Grant No:) > -— 
EPA (:05 


EPA GoS 


EPA Со 


EPA Gas 


FPA 














1908 


Karachi Urban Mobility 


Project = Yellow 

Line BRES (World Bank 
assisted Project) 

(оку Cost Rs. 61439.7 M 
including WB 

Loan Rs. 535909.7 MEPS 
Rs.5250 + Со 


Share Rs.2590 M 


3.300,00 178.06 





492.94 





355.47 20.00 


150.00 


4.640,00 





4-2 


ZA IU PU CU UPON % D GOVERNMENT OF SINDH 
PLANNING & DEVELOPMEN 


MEETING NOTICE DEPARTMENT 
RN NOT ICT 
(FOREIGN AID SECTION) 





А а uc 
Karachi dated 25 February, 21 


LS 


To, 
The Secretary, 
Transport and Mass Transit Department, 
Government of Sindh, 
Karachi. 
The Managing Director, | -O 
Sind Mass Transit Aurthority, A 
Government of Sindh, 
Karachi. 


The CEO, TransKa "achi, A S | Q 
D-43, Shahrah —e- Ghalib. Block. -2 e | ‚ 
Clifton, Karachi. N A ( 

< Ё 








Subject: REVISED ESTIMATES FOR 2020-21 AN 
22 IN RESPECT OF DISBURSEMENT О 
SEI MLO EL OF DI 


D BUDGET ESTIMATES FOR 2021- 
F FOREIGN ASSISTED PROJECTS 





| am directed to refer to the subject noted above and to state that a meeting has been 
Scheduled on Friday, 26" February at 10:30 am in the office of Chief Economist, P&D 
Department, Government of Sindh, 2" floor Sindh Secretariat building No. 2 Tughlaq House. 
Karachi. The agenda of the meeting is to finalize the Revised Budget 2020-2] and Budget 
Estimates for the next year 2021-22. 


2. It is requested to kindly bring your Procurement Plans / Jusulications for proposed 
Budget Estimates for the year 2021-22 in the meeting. 


(Muhammad Asif) 
Planning Officer (Foreign Aid) 
021-99211292 


C.c. for similar action to: 
* The Chief (Transport), P&D Department, GoS, Karachi. 
کک‎ Project Director, Karachi Urban Mobility Project, T£MTD. Government of Sindh 
Karachi. 
С.с. for Information to: 
* P.S to Chairman, P&D Board, Government of Sindh, Karachi. 
: S P.S to Chief Economist, P&D Department, Government of Sindh- Karachi. 





^ 





=== Y 


36 E 1 : | a à pui 


Planning Officer (Foreign Aid) 





ed: 2 ~ 22] 


GOVERNMENT OF SINDH D2 
Karachi Mobility Project 
(YELLOW LINE BRTS) 
SINDH MASS TRANSIT AUTHORITY 
TRANSPORT & MASS TRANSIT DEPARTMENT 


Karachi Dated: 






No. PD/YLC/SMTA/2020 


То, 


The Planning Officer (Foreign Aid) 
Planning and Development Department， 


SUBJECT: RELEASES AND EXPENDITURE POSITION OF THE FOREIGN AIDED 
PROJECTS FOR THE YEAR 2020-21 FOR KARACHI URBAN 
MOBILITY PROJECT YELLOW LINE CORRIDOR FUNDED BY 
WORLD BANK. 











l am directed to refer to your office letter No. NO.P&D/FA/RE-BE/2021/22 dated 
18th January 2021 and find enclosed the requisite information on prescribed Performa as 


desired. (Copy enclosed). 


GHULAM MURTAZA 
IstAtSON OFFICER” 


ABC J 


A copy is forwarded for information to: 





| 

2. 

3. PS to the Managing Director, nd Mass fansit Authority, GoS. 04 b 
4. Master File. 


Neu du 4 р. ar end 





(WW a+ Fs Mart He. 


Plot No. D-43 & D-43/1, Shahra-e-Ghalib, Block -2, Clifton, Karachi-Ph # 021-99332207-8 
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Amounts in Million 


EXPENDITURE POSITION OF THE FOREIGN FUNDED PROJECTS IN SINDH FOR THE YEAR 2020-21 PKA 


Expected Expenditure from 
Ist January, 2021 to 30th June 
2021 


Budget Estimates 
2021-2022 


Releases as on Actual Expenditure as on 


ДЕСА 31-12-2020 31-12-2020 


Name of Project 
(Donor & Loan No: 
/Grant No:) 


Karachi Urban Mobility 


Project - Yellow 

Line BRTS (World Bank 

assisted Project) 

(Total Cost Rs. 61439.7 M| 3,300.00 178.06 492.94 г 20.00 4.640.00 150.00 
including WB 

Loan Rs. 53599.7 M+PS 


Rs.5250 + GoS 
Share Rs.2590 M 





Karachi Mobility Project (Р166732) 
Table |: Indicative Project Costs and Financing12 (US$ million) 





Project Components 
Urban Road Infrastructure - Yellow Corridor 





ILI | Yellow Corridor Reconstruction, including Pedestrian and 
| | Motorcyclists facility and traffic management 
12 [otf Corridor Improvement along the Direct and Feeder 
EN Services 

I3 | Utilities relocation and improvement (drainage, 
| | telecommunication, sanitary, lighting etc. 
1.4 | Compensation and Livelihood Rehabilitation Plan (vendors) 
1.5 | Environment Management Plan 
|1.6 | Detailed Design, Bidding Documents and Construction 
Ев Supervision 
1.7 |Third Party Monitoring 


rm Physical Contingencies 


1.9 [Price Contingencies 
2 | Development and Operationalization of a BRT System - 
|____ Yellow Corridor 
2.1 | BRT Infrastructure (busways, stations, shelters, terminals, 


DE depots 


2.2 [Working Capital for the Concession Agreement of the BRT 


| Jo eration 


i3 | Social Management Plan of existing bus operators Yellow 
E. | Corridor, including Labor Redeployment Services 
2.4 |ТА for ОВУ and Gender Action Plan 

2.5  |TOD strategy along Yellow BRT Corridor alignment and area 


|. Jof influence 


2.6 |ТА for PPP Transaction Advisory Services 


(27 | Stakeholder engagement, public relation and media strategy 


>. 
2.8 [Physical Contingencies 
2.9 





































Price Contingencies 
|j [Capacity Building and Technical Assistance 


3.1 | Project Management 


[3.2 [TA on traffic management and road safet 
3 | TA to support Regional Transport Authorit 
3.3 | Capacity Building of SMTA and Institutional Strengthening 


| | Project Cost 
| | Front end Fee 
| [Toral Project Financing 








Stream 


WB 
GOS 























ws hbo bo 








45.597 |WB . 118.1 | 
ا ا ا‎ 
o [w [iso |803 

BENDUM E A ENT 





USD Ex Rate PKR 


62.5970 159.87 10,007.30 
10.7000 159.87 1.710.0 
73.2970 159.87 11,717.90 


Remarks 


O 


GOVERNMENT OF SINDH 
Karachi Mobility Project 
(YELLOW LINE BRTS) 

SINDH MASS TRANSIT AUTHORITY 
TRANSPORT & MASS TRANSIT 
DEPARTMENT 





No. A D/Dev/YLC/SMTA2021[ 2-74 Karachi Dated: February 25. 2021 


To. 


The Planning Officer (Foreign Aid). 
Planning and Development Department, 
Government of Sindh. 

Karachi. 





SUBJECT: RELEASES AND EXPENDITURE POSITION OF THE FOREIGN 
AIDED PROJECTS FOR THE YEAR 2020-21- KARACHI MOBILITY 
PROJECT (YELLOW LINE BRTS). 











| am directed to refer to your office letter NO. P&D/FA/RE- BE/2021-22 dated 
Es January 2021 and to furnish Releases and Expenditure position report captioned above. 


Therefore. please find enclosed the requisite information on prescribed Performa as desired. 


м 


(GHULAM MURTAZA) PMS 
ASSISTANT DIRECTOR 


ry Sindh Mass Transit Authority 
© A | Karachi Mobility Project (YLC) 


А copy is forwarded for information to: 


(Copy enclosed). 


|. Chief (Foreign Aid) P & D Department. GoS, Karachi. 

2. Senior Chief / Chief (Transport / W &D / EPR). P & D Department, GoS. Karachi. 
3i. Director (Infrastructure / Projects). SMTA, TMTD, GoS. Karachi. - 

4. Director (F&A). SMTA. TMTD. Gos. Karachi. 
5. SO (Vigilance). Transport and Mass Transit Department. GoS. Karachi. 
6. Master File. 










C) 


4 2 
o 


EXPENDITURE POSITION OF THE FOREIGN FUNDED PROJECTS IN SINDH FOR THE YEAR 2020-21 








Amounts in Million PKR 






















Expected Expenditure from 


Budget Estimates 
st January, 202 30t = 
се >< to 30th June 2021-2022 


4,640.00 150.00 









Relcases as on Actual Expenditure as on 
31-12-2020 31-12-2020 


i | А NE 





Ё Budget 2020-21 
Name of Project 


(Donor & Loan No: 
/Grant No:) 






















ADP No. 


Karachi Urban Mobility 
Project - Yellow 

Line BRTS (World Bank 
assisted Project) 

(Total Cost Rs. 61439.7 M 
including WB 

Loan Rs. 53599.7 M+PS 
Rs.5250 + GoS 
Share Rs.2590 M 





PL 


GOVERNMENT OF SINDH 7 
Karachi Mobility Project 
(YELLOW LINE BRTS) 

SINDH MASS TRANSIT AUTHORITY 
TRANSPORT & MASS TRANSIT 
DEPARTMENT 





No. AD/Dev/YLC/SMTA/2021/4-1% Karachi Dated: February 25. 2021 


To, 


The Planning Officer (Foreign Aid). 
Planning and Development Department, 
Government of Sindh, 

Karachi. 


SUBJECT: RELEASES AND EXPENDITURE POSITION OF THE FOREIGN 
AIDED PROJECTS FOR THE YEAR 2020-21- KARACHI MOBILITY 
PROJECT (YELLOW LINE BRTS). 











| am directed to refer to your office letter NO.P&D/FA/RE-BE/2021-22 dated 
18" January 2021 and to furnish Releases and Expenditure position report captioned above. 


Therefore, please find enclosed the requisite information on prescribed Performa as desired. 


"ҮК [бу] vor 
A (GHULAM MURTAZA) PMS 


(Copy enclosed). 


ASSISTANT DIRECTOR 
Sindh Mass Transit Authority 


SS Karachi Mobility Project (YLC) 


A copy is forwarded for information to: 


1. Chief (Foreign Aid) P & D Department. GoS, Karachi. 

2. Senior Chief / Chief (Transport / W &D / EPR), P & D Department, GoS, Karachi. 
3. Director (Infrastructure / Projects). SMTA, TMTD, 005. Karachi. 

4. Director (F&A). SMTA, TMTD. GoS. Karachi. 

3. SO (Vigilance). Transport and Mass Transit Department, GoS. Karachi. 

6. Master File. 


~ 


рү DAE INU IU CUNRINUL LIVIN WU Y uiu irae у ж ~ 2 " 
ES) PLANNING & DEVELOPMENT 
MEETING NOTICE DEPARTMENT f 

(FOREIGN AID SECTION)? 








Karachi dated 251? February, 2021 


To, 
The Secretary, 


Transport and Mass Transit Department, | 

Government of Sindh， 

Karachi. 

The Managing Director, ay i 

Sind Mass Transit Aurthority, A А 
| 


Government of Sindh, Sul (4 


Karachi. 


The CEO, TransKarachi, VC 5 


D-43, Shahrah —e- Ghalib, Block,-2 2 
Clifton, Karachi. M? 


Subject: REVISED ESTIMATES FOR 2020-21 AND BUDGET ESTIMATES FOR 2021- 
22 IN RESPECT OF DISBURSEMENT OF FOREIGN ASSISTED PROJECTS 





[ am directed to refer to the subject noted above and to state that a meeting has been 
scheduled on Friday, 26" February at 10:30 am in the office of Chief Economist, P&D 
Department, Government of Sindh, 2nd floor Sindh Secretariat building No. 2 Tughlaq House, 
Karachi. The agenda of the meeting is to finalize the Revised Budget 2020-21 and Budget 
Estimates for the next year 2021-22. 


2. It is requested to kindly bring your Procurement Plans / Justifications for proposed 
Budget Estimates for the year 2021-22 in the meeting. | 


(Muhammad Asif) 
Planning Officer (Foreign Aid) 
021-99211292 


C.c. for similar action to: 
e The Chief (Transport), P&D Department, GoS, Karachi. 


rs The Project Director, Karachi Urban Mobility Project, T&MTD, Government of Sindh, 
Karachi. 


C.c. for Information to: 
e P.Sto Chairman, P&D Board, Government of Sindh, Karachi. 
е Р.5 to Chief Economist, P&D Department, Government of Sindh, Karachi. ^ 


Planning Officer (Foreign Aid) 


Pk 2:824 RL NC UN 
а. ar Ze 24 


D 


+ 


са ~ u. 


VS 


С) 


JUSTIFICATION FOR REVISED ESTIMATES 2020-21 





Karachi Urban Mobility Project - Yellow Line BRTs (KUMP-YLC) is a World Bank Funded Project 
reflected in Annual Development Plan for 2020 — 21 at serial no 1908. The hiring of the Staff for this 
mega project is not yet completed and ground work is not expected to start till end of current financial 
years. 


It is estimated that a design consultant will be on board towards end of the current financial year, 
therefore the consultant will be required to be paid with mobilization advance and payments for monthly 
ruming bill. 


KUMP-YLC is in process of hiring of staff and individual consultants. They are expected to join in the 
last quarter of current financial year, therefore, fraction of budget for their salaries and consultancy 
payment is excepted to be utilized. 


As, the staff is being hired, there is a need to procure computer equipment, purchase of internet services, 
and stationery items etc are required to be procured. Further there is a need to make seating arrangement 
for the staff for which an outlay is expected. 


The lumpsum revised estimates are being reproduced below : 


Expected Expenditure from 


Name of Project 1st January, 2021 to 30th June 2021 
(Donor & Loan No: /Grant 


No:) 


Karachi Urban Mobility Project - 
Yellow 


Line BRTS (World Bank assisted 
Project) 

(Total Cost Rs. 61439.7 M 
including WB 

Loan Rs. 53599.7 M+PSRs.5250 
+ GoS 

Share Rs.2590 M 





e 


С) 


СУ 


JUSTIFICATION FOR ESTIMATES 2021-22 


AD TA 1 1 1 KK 


Karachi Urban Mobility Project - Yellow Line BRTs (KUMP-YLC) is a World Bank Funded Project 
reflected in Annual Development Plan for 2020 — 21 at serial no 1908. This project, is a fundamental 
component of Karachi's Mass Transit Network, which contemplates the operational and functional 
integration with other BRT corridors. The PC-1 had been approved by ECNEC at a total Project Cost of 
Rs. 61439.7 Million at the Exchange Rate of 1USD to 140 PKR. The Project is Divided into Three 
components. 


The Component I is Urban Road Infrastructure - Yellow Corridor. It is estimated that a considerable 
progress will be made in the year 2021-22 with an Estimated Out lay of USD 25 Million in the areas of 
off corridor improvements, compensation plans, utilities relocation, detailed design and other sub 
components. 


The Component II is Development and Operationalization of a BRT System Yellow Corridor. It is 
anticipated budget expenditure for year 2021-22 of this component will be USD 3.5 Millions. 


The Component III is about Capacity Building and Technical Assistance. Envisaged budget for next 
financial year is USD 2.5 Million, mainly in areas of Project Management, different Technical 
Assistances and Institutional Capacity Building. 


The exchange rate used are rounded off to PKR 160 to USD 1. 


The lumpsum revised estimates are being reproduced below : 


Amounts in Million PKR 






Budget Estimates 
2021-2022 








Name of Project 
(Donor & Loan No: /Grant No:) 


Karachi Urban Mobility Project - 
Yellow 
Line BRTS (World Bank assisted 
Project) 

(Total Cost Rs. 61439.7 M including 
WB 

Loan Rs. 53599.7 M+PSRs.5250 + 
GoS 

Share Rs.2590 M 






4,640.00 150.00 











arachi Mobility Project (P166732) 
rable 1: Indicative Project Costs and Financing!2 (US$ million) ESITMATES 2021-22 
Cost IBRD |Gos 











Project Components 


2021-22 | Stre: 
Urban Road Infrastructure - Yellow Corridor 0 кеа 


172.0 159 









.0 |13.0 
а | Yellow Corridor Reconstruction, including Pedestrian and 117.0 114.9 [2.1 


| | Motorcyclists facility and traffic management 
Off Corridor Improvement along the Direct and Feeder 


le | Utilities relocation and improvement (drainage, 


|____ telecommunication, sanitary. lighting etc. 
Vendor Compensation Plan 









= 
| 
го 
" 





o 

сл 

z) (8 

52 un 

o 一 

Un eo 
M 

о 

Un a 
= 
N 





Сл 
2 
= 
о 
2 
о 
m 
e 


= 
= 
wW 
чл 
o 
сл 
© 


ajo 
vij N D 
Sjs|e 
کہ | ج‎ | ~ 





nvironment Management Plan 
etailed Design, Bidding Documents and Construction 








Third Party Monitoring 
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BRT Infrastructure (busways, stations, shelters, terminals, | o [we | 118.1 
lb | ITS Fae Collection кес m 


| 
O O utu di rel 


ја | Social Management Plan of existing bus operators Yellow 
| | Corridor, including Labor Redeployment Services 
е [TA for GBV and Gender Action Plan 
lf [TOD strategy along Yellow BRT Corridor alignment and area 
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le |ТА for PPP Transaction Advisory Services 
h | Stakeholder engagement, public relation and media strategy 
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Total Ра 





roject Financing 


Final Estimated Figures 2021-22 RRs. Mil | 
4,640.00 


160.00 
4,800.00 
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GOVERNMENT OF SINDH 
Karachi Mobility Project 
(YELLOW LINE BRTS) 
SINDH MASS TRANSIT AUTHORITY 
TRANSPORT & MASS TRANSIT DEPARTMENT 


Karachi Dated: February 2021 





No. PD/YLC/SMTA/2020 


To, 


The Planning Officer (Foreign Aid) 
Planning and Development Department, 
Karachi 


SUBJECT: REVISED ESTIMATES FOR 2020-21 AND BUDGET ESTIMATES FOR 


REVISED SAMMY UA A ee 


2021 — 22 IN RESPECT OF DISBURSEMENT OF FOREIGN ASSISTED 


PROJECTS (KARACHI URBAN MOBILITY PROJECT YELLOW LINE 
CORRIDOR FUNDED BY WORLD BANK 





I am directed to refer to your office letter No. NIL dated 25% February 2021.find 
enclosed the justification for Revised Budget Estimates 2020-21 and Budget Estimates for 
2021-22 in respect of Karachi Urban Mobility Project Yellow Line Corridor funded by World 
Bank as desired. (Copy enclosed). 


GHULAM MURTAZA 
ASSISTANT DIRECTOR 
(BUSINESS DEVELOPMENT) 


A copy is forwarded for information to: 


Chief (Foreign Aid) Р & D Department, GoS, Karachi. 

Senior Chief / Chief (Transport / W &D / EPR), P & D Department, GoS, Karachi. 
Director (Infrastructure / Projects), SMTA , TMTD, GoS, Karachi. 

Director (F&A), SMTA, TMTD, GoS, Karachi. 

SO (Vigilance) ,Transport and Mass Transit Department, GoS, Karachi. 

Master File 


By ph ы сд 





Plot No. D-43 & D-43/1, Shahra-e-Ghalib, Block -2, Clifton, Karachi-Ph & 021-99332207-8 
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X 
“SAY NO TO CORRUPTION" GOVERNMENT OF SINDH 
N B PLANNING & DEVELOPMENT 
REMINDET-IH DEPARTMENT 
(FOREIGN AID SECTION) 


Karachi dated 22" February, 2021 


To, el + 


The Secretary, 

Transport and Mass Transit Department, 
Government of Sindh, 

Karachi. 


Subject: RELEASES AND EXPENDITUE POSITION OF THE FOREIGN AIDED 
PROJECTS FOR THE YEAR 2020-21 








I am directed to refer to this department's letter of even number dated 18% January, 
2021 followed by reminders dated 3 February and 10% February, 2021 on the subject noted 
above and to state that Releases and Expenditure position of Bus Rapid Transit (Red Line Project) 
and Karachi Urban Mobility Project (Yellow line) is still awaited. 


2. It is requested to kindly furnish requisite information immediately on prescribed 
format to this department for taking further necessary action. 


1 | 


^ N (Muhammad Asif) 
Planning Officer (Foreign Aid) 
el ON % Ñ 021-99211292 


C.c. for similar action to: 
e The CEO TransKarachi, T&MTD, Government of Sindh, Karachi. 


Ae Project Director, Karachi Urban mobility Project, T&MTD, Government of Sindh, 
Karachi. 


C.c. for Information to: 


e The Chief (Transport), P&D Department, GoS, Karachi. [ with a request to follow-up the 
matter) 


e P.S to Chairman, P&D Board, Government of Sindh, Karachi. 
e Р.5 to Chief Economist, P&D Department, Government of Sindh, Karachi. 


ди 


err 


Planning Officer (Foreign Aid) 


D 
(ШУ 


р? 


XS 


20214223 VL 
2302-2024 


en 
ba. 


^ 
" 





“SAY NO TO CORRUPTION" GOVERNMENT OF SINDH 








REMINDET-1H DEPARTMENT 





PLANNING & DEVELOPMENT 


> | 


(FOREIGN AID SECTION) | D 


Karachi dated 22™ February, 2021 


To, 
The Secretary, 
Transport and Mass Transit Department, 
Government of Sindh, 
Karachi. 


Subject: RELEASES AND EXPENDITUE POSITION OF THE FOREIGN AIDED 
PROJECTS FOR THE YEAR 2020-21 


2 ا ا لرا 





I am directed to refer to this department's letter of even number dated 18" January, 
2021 followed by reminders dated 3% February and 10% February. 2021 on the subject noted 
above and to state that Releases and Expenditure position of Bus Rapid Transit (Red Line Project) 
and Karachi Urban Mobility Project (Yellow line) is still awaited. 
2. It is requested to kindly furnish requisite information immediately on prescribed 
format to this department for taking further necessary action. 


(Muhammad Asif) 


| Planning Officer (Foreign Aid) 
M 021-99211292 


C.c. for similar action to: 


« The CEO TransKarachi. T&MTD, Government of Sindh, Karachi. 


or the Project Director, Karachi Urban mobility Project, T£MTD, Government of Sindh, 


Karachi. 


C.c. for Information to: 

e The Chief (Transport), P&D Department, GoS, Karachi. ( with a request to follow-up the 
matter) 

e PS to Chairman, P&D Board, Government of Sindh, Karachi. 

• PS to Chief Economist. P&D Department, Government of Sindh. Karachi. 


"d 
< 一 


Planning Officer (Foreign Aid) 
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“SAY NO TO CORRUPTION” GOVERNMENT OF SINDH 
PLANNING & DEVELOPMENT 
REMINDET-III DEPARTMENT 
(FOREIGN AID SECTION) 














Karachi dated 22" February, 2021 


To, 9 4 


The Secretary, 

Transport and Mass Transit Department, 
Government of Sindh, 

Karachi. 





Subject: RELEASES AND EXPENDITUE POSITION OF THE FOREIGN AIDED 
PROJECTS FOR THE YEAR 2020-21 








I am directed to refer to this department's letter of even number dated 18" January, 
2021 followed by reminders dated 3% February and 10" February. 2021 on the subject noted 
above and to state that Releases and Expenditure position of Bus Rapid Transit (Red Line Project) 
and Karachi Urban Mobility Project (Yellow line) is still awaited. 


2 


It is requested to kindly furnish requisite information immediately on prescribed 
format to this department for taking further necessary action. 


| 


(Muhammad Asif) 
Planning Officer (Foreign Aid) 
y 021-99211292 





C.c. for similar action to: 


o The CEO TransKarachi. T&MTD, Government of Sindh, Karachi. 


„Пе Project Director, Karachi Urban mobility Project, T£MTD, Government of Sindh, 


Karachi. 


C.c. for Information to: 


e The Chief (Transport). P&D Department. GoS. Karachi. 


( with a request to follow-up the 
matter] 


P.S to Chairman, P&D Board, Government of Sindh, Karachi. 


P.S to Chief Economist, P&D Department, Government of Sindh. Karachi. 


p 


Planning Officer (Foreign Aid) 


REMINDER-| 


SO(Vig)3(74)FOREIGN AID/2021 
GOVERNMENT OF SINDH 
TRANSPORT & MASS TRANSIT 
DEPARTMENT 
Karachi Dated 19" Feburary, 2021 





To, 


1) The Managing Director, 
Sindh Mass Transit Authority (SMTA), 
Karachi. 


2) The Chief Executive Officer (CEO) 
Trans-Karachi (T-K), 
Karachi. 


3) The Project Director (PD), 
Yellow Line Project 
Karachi. 





UBJECT: FOREIGN EXCHANGE BUDGET ESTIMATES FOR THE FINANCIAL 
Qv YEAR 2020-2021. 
А 








a | am directed to refer to the subject captioned above and to state that 
小 Planning апа Development Department required Foreign Exchange Budget / 
Requirements for the current Financial Year 2020-21 for the under given development 


Y? schemes. 
|) Bus Rapid Transit (Red Line Project), АОВ assisted. 
11) Karachi Urban Mobility Project (Yellow Line), World Bank assisted. 


2. Moreover, A letter (enclosures from P8D Department) with reference 
No.SO (Vig) 3(70) FOREIGN AID/2021 dated 10" February 2021 has already been 
written for the above cited subject. The same has gone unheeded and un-responded. 


d. It is, therefore, you are again requested to furnish the report by today 
repeat by today positively for onward transmission to the Planning and Development 
Department. Ww. „у „К 
| N A 

Se Уд 
AQ v 
N Backs VF ALI - PMS) 
diem SECTION OFFICER (Vigilance) 
FOR SECRETARY TO GOVERNMENT OF SINDH 


GN 





Bot ыо (DR: RAS 


\ 


СС forwarded to: 

1. P.S to Minister, Transport & Mass Transit Department, Karachi. 
2. P.S to Secretary, Transport 8 Mass Transit Department, Karachi. : 
3. Master file. 3 


SECTION OFFICER (Vigilance) 


pem WI 0e 27 ا‎ 


SO(Vig)3(70)FOREIGN AID/2021 
GOVERNMENT OF SINDH 
TRANSPORT & MASS TRANSIT 
DEPARTMENT 
Karachi Dated 11" Feburary, 2021 





To, 
1) The Managing Director, 
Sindh Mass Transit Authority (SMTA), 
Karachi. 


2) The Chief Executive Officer (CEO) 
Trans-Karachi. 
Karachi. 


v3) The Project Director (PD), 
Yellow Line Project 
Karachi. 





SUBJECT: FOREIGN EXCHANGE BUDGET ESTIMATES FOR THE FINANCIAL 
ar YEAR 2020-2021. 





| am directed to refer to the subject captioned above and to enclose 
herewith a letter from Planning and Development Department requiring Foreign 


QV xchange Budget / Requirements for the current Financial Year 2020-21 for the 
cd Under given development schemes: 


à ~ 
QN. |) Bus Rapid Transit (Red Line Project), АОВ assisted. 

D 11) Karachi Urban Mobility Project (Yellow Line), World Bank assisted. 
¥ 


2. It is, therefore, requested to furnish the report within three (03) days 
positively for onward transmission to the Planning and Development Department. 


This may.be assigned as TOP PRIORITY. 
pa oe 


DEREN 


К и ы, Ат 








ОЗЕ /:jj SECTION OFFICER (Vigilance) 
Ми ба T ki JF 





OR SECRETARY TO GOVERNMENT OF SINDH 
CC forwarded іо: s LZ 


1. Planning Officer (Foreign Aid), Planning and Development, Department, Karachi. 
2. P.S to Minister, Transport & Mass Transit Department, Karachi. 

3. P.S to Secretary, Transport & Mass Transit Department, Karachi. 

4. Master file. 


SECTION OFFICER (Vigilance) 


С) 


ud RU. FEI S: 
Е GOVERNMENT OF SINDH | 











uev uS «SAY NO TO CORRUPTION PLANNING & DEVELOPMENT | | M 
| i DEPARTMENT 
рир 3 
URGES" (FOREIGN AID SECTION) 
| Karachi dated 18^ January, 2021 
8 i А Department 
ei ; & Development De] 
Bers SARI lover ont of Sindh Planning & : Б j 
жоо ое = dd + Karachi Neighborhood Improvement Es B) 
ел spar . 
6 ; icin: ice Program 
6 e Establishment of Children Care Institute m + Municipal Servico Delivery B ( Cm 
Sukkur(Korean) + Support Project for Sustainable Developmen i 
5и : - ON EA at à Jementation.(UNDP) a} 
e Strengthening of Monitoring & Surveillance Imp = = cus Project! 
of Health Systems ERBE of Sindh. e Sindh Enhancing us ani to Reduce Stunting Project: 
(USAID) Component-ll (WB) 
PS 277 Irrigation Department | n ; 
S | e Sindh Water Sector Improvement Project Works & Services Departmen | 
(WB) 。 Sindh Roads Improvement Project(ADD) 
e Sindh Barrages Improvement Project Finance Department ЭОЕ 
(Guddu Barrage) and Additional e "Enhancing Public Private Partnership in Sindh (ADB) 


Financing (Sukkur Barrage) (WB) 
* Sindh Resilience Project (Irrigation 
Component)(WB) 


Aransport and Mass Transit Department 
P Dus Rapid Transit (Red Line Project) (ADB) 
\ Karachi Urban Mobility Project (Yellow line) (WB) 





Pd 





* School Education and Literacy Department 
Agriculture Supply & Prices Department • Sindh Basic Education Program (USAID) 
a Sindh Agricultural Growth Project è Sindh Secondary Education Improvement Project i 
(Agriculture Component) (WB) (ADB) ; 
* Sindh Irrigated Agriculture Productivity Rehabilitation Department 
Enhancement Project(WB) To 


Sindh Resilience Project (РОМА Component)(WB) 
_ Livestock & Fisheries Department 
| AS Sindh Agricultural Growth Project (L&F Component) 
AA 
AN y 


Energy Department 


| Porrera pn ment Department А 

INTE Competitive and Livable City or kara 
ie (CLICK) Project (WB) С 

ES "e Karachi Water & Sewerage Service 


^M 
mL 








Improvement Project (WB) en „. „1 ang йн Solar Energy Project (WB)rt OF SIHDN . | 
_ Investment Department Excise and Taxation берби тето ама , 
e Competitive and Livable City of Karachi e Competitive and Livable Ml | di (C 5 d ^j 
(CLICK) Project (WB) Project (WB) MS U So 





c— Women Development Department nes aera 


“р ia : 
f, ر‎ | e Project for Improvement of Livelihood and Well- 
/ 2 q | Z being of Female Home Based Workers (FHBWs) in 
the Informal Ecosonmie Sector in Sindh Province 





(JICA) 
Subject: RELEASES AND EXPENDITUE POSITION OF Tli FOREIGN AIDED 
PROJECTS FOR THE VEAR 2020-21 a EE ECCE 





1 am directed to refer to the subject noted above an to state that Releases and 
Expenditure position of the Foreign Aided Projects on prescribed format (Copy enclose 
kindly be furnished to this department for taking further necessary actions. 


D vi are 
N ES (Niuhammad Asif) 
1 Plannis 


14 Officer (Foreign Aid) 
91.931 1207 


4) тау 








Scanned with CamScanner 


Co. for similar action 10: Projec 
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: «Те (0! Im Tove = 

= The Project Director Sindh Water Sector IMP zem e 

“e The Projec ` 


Karachi. 


; oject, 
; rovement Pr 
— The Project Director, Sindh р | 


Barrages Im 


ПИ EENT, 
~ê The Project Director. Sindh Resilience Projec 
of Sindh, Karachi. 
+ The Project Director, Si | 
Component), Govemment of Sindh, Karachi. | 
ye The Project Director, Karachi Neighborhood Improvement | 
Karachi. | 
e The Project Director, Sindh Enhancing Response to Reduce Sii 
Government of Sindh, Karachi, 





ndh Agricultural Growth Project (+ 


Грека 





UNL, 


ag The Project Director. Sindh Roads Improvement Projc.:, 
Hyderabad. 


N ' 


4. Government of Siy 








(Guddu / Sukkur) Governmen, 


omponent), Government 
“culture component ¿ LT 
ба Government of Sindh, 
сс Component-ll, 


Gorell of Sindh, 


2% The Project Director, Enhancing Public Private Parmership in Viadi, Government of Sindh, 


Karachi. 


e The Managing Director, Sindh Mass Transit Authority, Сомеи oi Sida, Karachi. 
E The Project Director. Municipal Service Delivery Program, Government of Sindh, Karachi. 
"P The Project Director. Sindh Basic Education Program, Goveron.cnt os serui ixarachi, 


A 


4 Sindh, Karachi. 


e- The Project Director, Sindh Secondary Education Improvement Project, Government of 


+ The Project Director, Support Project for Sustainable Development Goals Implementation, 


. Government of Sindh, Karachi. 
e The Project Director, Establishment of Children Care Institute in Su 
Sindh, Karachi. 
pe The Project Director, Sindh Solar Energy Project, Governmen: of Sindh, Karachi 
"d The Project Director, Karachi Water & Sewerage Service Improvement 
Government of Sindh, Karachi. 


Suxkur, Government of 


Project, i 


e The Project Director, Competitive and Livable City of Karachi (CLICK) Project, ` 


Govemment of Sindh, Karachi. 
A The Project Director, Karachi Urban Mobility Project (Yellow line), Government o 
Karachi. VAN 


C.c. for Information to: " 

a The Senior Chiel/Chief (Education T&C/ W&D / Health / Leh) EPR / PP&H Е 
Department, Government of Sindh, Karachi. 

ə P.S to Chairman, P&D Board, Government of Sindh, Karachi, 


e Р.5 to Secretary (Planning), P&D Department, Government vi Sim, e id 


ze t 


e P.Sto Chief Economist, P&D Department, Government of Sind". acd, 


Jannine ¿Meer (Foreign 
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EXPENDITURE POSITION OF THE FOREIGN FUNDED PROJECTS IN SINDH FOR THE YEAR 2020-21 





Amounts in Million 


Releases as on Actual Expenditure as on Expected Expenditure trom Budget Estimates 
2 al Ex ires i 
Budget 2020-21 Ist January, 2021 t | ~ 
Мате of Project ee 31-12-2020 31-12-2020 st January, 2021 fq 30th dune 2021-2022 
S.No. ADP No. (Donor & Loan No: 
/Grant No:) ' 


Karachi Urban Mobility 





Project - Yellow 

Line BRTS (World Bank 

assisted Project) 

(Total Cost Rs. 61439.7 M| 3.300.0 178.06 492.94 1,710.60 
including WB 

Loan Rs. 53599.7 M+PS 

Rs.5250 + GoS 

Share Rs.2590 M 









Director Infrastructure Project Director Managing Director 


Project Director Karachi 
Mobility Program Yellow 
Line BRTS Sindh Mass 

Transit Authority 


Sindh Mass Transit Authority Sindh Mass Transit Authority Sindh Mass Transit Authority 





Karachi Mobility ect (P166732) 
Table |: Indicative Project Costs and 








nancing12 (US$ million) 














Cost Gos 
Project Components 
1 . 2021-22 | Stream 
Urban Road Infrastructure - Yellow Corridor 172.0 159.0 |13.0 
a Yellow Corridor Reconstruction. including Pedestrian and IwB | 117.0 114.9 12.1 
|____ Motorcyclists facility and traffic management A ДЕ 4 
|b [ой Corridor Improvement along the Direct and Feeder 5 ___| WB 12.4 12.1 zu] 
с Utilities relocation and improvement (drainage, | 605 | 10.7 | — [107 | 
бз we | 





telecommunication. sanitarv. lighting etc. К ту |] 
d Vendor Compensation Plan ns Jas | | 
е Environment Management Plan 143 WB Bo | 3.0 | | 
I | Detailed Design. Bidding Documents and Construction WB 15.0 15.0 
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Yellow Corridor 
a BRT Infrastructure (busways, stations, shelters, terminals, 


: Ml 8: 
сл 

с 

+ 








Z 
ive] 
viola 
oju 
Io < 
бо |00 
— la 


à [t2 |; 


olo 
> 
~ 
© 


= 
о 
Ajo К 
la 
o 
v 
HE 
Un 


z| lal |= 
[ev] Ф о 
e |=je > 
ol olol Z 


ое k 
uje 


= 

= 

w 

oc . 

o|uvj¡oj¡o 
pa ea | —| = 
о|осо|о| U 


Bi 


E 
= 


а 


[ 


© 
л 
© 
uu 
© 
кл 


A 
[07 


=| |= 
a 
1 





= 
чл 


3 Capacity Building and Technical Assistance 


<= 
= 
со 
Ш 
= In 
о|ә |: 








o 
WN 
= 
о 
eje 


с 
Ur 

= 

00 
PR 


A HEEE 
eite 
o 
о 
| 9 
> 
EN 


~ 
~ 
сс 
= 
~ 
со 
~ 
p 


| [Total Project Financing 31 | - p 


Stream USD Ex Rate PKR 
WB 30.0000 159.87 4.796.06 
GOS 1.0000 159.87 159.87 


31.0000 159.87 4,955.93 
Final Figures 
WB 29 159.87 4,636.19 160 
GOS 159.87 319.74 160 
31 159.87 4,955.93 160 


~ 


Remarks 


4,640.00 
320.00 
4.960.00 
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У, 15-62-2021 


| бо gE 


SO(Vig)3(70)FOREIGN AID/2021 
GOVERNMENT OF SINDH 
TRANSPORT & MASS TRANSIT 


о ОЕРАКТМЕМТ 
Karachi Dated 11" Feburary, 2021 


To, 
va The Managing Director, 


Sindh Mass Transit Authority (SMTA), 
Karachi. 


2) The Chief Executive Officer (CEO) 
Trans-Karachi. 
Karachi. 


3) The Project Director (PD), 
Yellow Line Project 
Karachi. 


SUBJECT: FOREIGN EXCHANGE BUDGET ESTIMATES FOR THE FINANCIAL 


YEAR 2020-2021. 





| am directed to refer to the subject captioned above and to enclose 
herewith a letter from Planning and Development Department requiring Foreign 
Exchange Budget / Requirements for the current Financial Year 2020-21 for the 
Under given development schemes: 


1) Bus Rapid Transit (Red Line Project), ADB assisted. 
11) Karachi Urban Mobility Project (Yellow Line), World Bank assisted. 


2. It is, therefore, requested to furnish the report within three (03) days 
positively for onward transmission to the Planning and Development Department. 


This may be assigried:as-XOP PRIORIT 





T ALI - PMS) 
V ò. “SECTION OFFICER (Vigilance) 
ROR SECRETARY TO GOVERNMENT OF SINDH 


CC forwarded to: 


1. Planning Officer (Foreign Aid), Planning and Development, Department, Karachi. 
2. P.S to Minister, Transport & Mass Transit Department, Karachi. 


3. P.S to Secretary, Transport & Mass Transit Department, Karachi. 
4. Master file. 


SECTION OFFICER (Vigilance) 
A IE 





NO_P&DIFA/RE-BE/202 1777 
“ GOVERNMENT OF SINDH _ 
PLANNING & DEVELOPMENT 
DEPARTMENT 
(FOREIGN AID SECTION) 


vita 


a 43 
6 


h ‚ 502? 
Karachi dated 18^ January, 2021 





To, 
The Secretary to Government of Sindh 
„Health Department 


& Development Department 


Planning i РИ 
е ement Project(WB) 


e Karachi Neighborhood Improv 
Delivery Program (USAID) 


е. Establishment of Children Care Institute in + Municipal Service | ar 
Sukkur(Korean) „ Support Project for Sustainable Development COS 
e Strengthening of Monitoring & Surveillance Implementation. (UNDP) «e Stunting Project 
of Health Systems Government of Sindh. « Sindh Enhancing Response to Reduce Stunting Pro) 
(USAID) Component-11 (WB) 
£ 7 Irrigation Department 
[оу ~ ^. Sindh Water Sector Improvement Project Works & Services Department. 
: AN (WB) u Sindh Roads Improvement Projeci(ADB) 
| 。 Sindh Barragcs Improvement Project Finance Department e 
(Guddu Barrage) and Additional > "Enhancing Public Private Partnership in Sindh (АЮВ) 
"inancing (Sukkur Barrage) (WB) .、 Дтапзрог and Mass Transit Department 
А • Sindh Resilience Project (Irrigation MO Dus Rapid Transit (Red Line Project)(ADB) 
Component)(WB) У Nw Karachi Urban Mobility Project (Yellow line) (WB) 
x ATE | S School Education and Literacy Department 
ИУ" Agriculture Supply S Prices Department • Sindh Basic Education Program (USAID) 
^H P e Sindh Agricultural Growth Project е Sindh Secondary Education Improvement Project 
(Agriculture Component) (WB) (ADB) 
e Sindh Irrigated Agriculture Productivity _-Rehabilitation Department 
[ерш MEN к фон» di кй | "os ini Resilience Prien] (РОМА Component)( WD) 
itcrpbogahy ۰ пак \ - _ Livestock & Fisheries Department 
wf) Competitive and Livable City of Кага! p e Sindh Agricultural Growth Project (L&F Component) 





"(CEICK) Project (WB) ^^ NU 
(CLICK) Project (WB) ttg. AN 


WIL (WB) , 
"me Karachi Water & Sewerage Service Energy Department 










Improvement Project (WB) ， EIL "^. Sindh Solar Energy Project (УВ) GF sinus 
_ Investment Department | Excise and TaxatiundJépàriient 1! # NARGOE 
e Competitive and Livable City of Karachi e Competitive and Livable сй Mc E CLIE LA 
(CLICK) Project (WB) Project (WB) реци umo эл 


СА, 一 一 一 一 -一 一 一 
отеп Development Department... "musst 
e Project for Improvement of Livelihood and Well- 

being of Female Home Based Workers (FHBWs) in 
the Informal Ecosonmie Sector in Sindh Province 
(JICA) 

Subject: RELEASES AND EXPENDITUE POSITION OF ТИК FOREIGN 

PROJECTS FOR THE YEAR 2020-21 











AIDED 








1 am directed to refer to the subject noted above anu to state that Releases and 
Expenditure position of the Foreign Aided Projects on prescribed format (Copy enclosed) may 
kindly be furnished to this department lor taking lurther necessary action. ee | 
Cm 

l: (Nuhammad Asif) 
Planning Officer (Foreign Aid) 
1.0071 #3287 
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Суу. for similar " Project. 
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Director. Sindh Water 一 一 = 


= > Project 
The Proje Sukkur) Goverme 





ect, (Guddu / > 


Karachi. vement Proj 
—~ The Project Director, Sindh Barrage Impro 
of Sindh. Hyderabad. ect (РОМА frrigation Component), Government 
h Resilience Р 


ra The Project Director, Sind 
of Sindh, Karachi. 

„rê The Project Director, Sindh 
Component), Government of Sindh, Karachi. 


\ 
Р аня 
QUU ж The Project Director, Karachi Neighborhood Improv ement Pro, 


Karachi. | I | 
- Satin. Dauer Componente, 


„Me Project Director, Sindh Enhancing Response to Reduce 
Govemment of Sindh, Karachi. 
a The Project Director, Sindh Roads Improvement P Pj. i. 
Hyderabad. 
eet The Project Director, Enhancing Public Private Paruiership in они Geos 
Karachi. 
7% The Managing Director. Sindh Mass Transit Authority, Govern. Dead, Karachi. 
rs The Project Director, Municipal Service Delivery Program, Government of Sindh, Karachi, 
„Л The Project Director. Sindh Basic Education Prograni, Соме па cb ca, ivarachi. 
gt The Project Director, Sindh Secondary Education Improvement Protect. Government of 
Sindh, Karachi. 


deullave component + [NT 





Agricultural Growth Project GNE 


Стол ernment of Sindh, 


à 


Caserta cal Ol Sindh, 


инеп of Sindh, 





ê The Project Director, Support Project for Sustainable Development Goals Implementation, 
Е Government of Sindh, Karachi. 
e The Project Director, Establishment of Children Care Institute in 
Sindh, Karachi. 
oe The Project Director, Sindh Solar Energy Project, Governme 
P The Project Director, Karachi Water & Sewerage Service Improvement Project 
Government of Sindh, Karachi. | 
ə The Project Director, Competitive and Livable City of Karachi (CLICK) Project, 
Govemment of Sindh, Karachi. 


po 
_“ The Project Director, Karachi Urban Mobility Project (Yellow ишпе), еи of Singh, 
Karachi, са 


ү 
С.с. for Information to: S 


e The Senior Chief/Chief (Education/ T&C/ W&D / Health / (t7 
Department, Government of Sindh, Karachi. 





skur, Government ol 





Mua icaraehir. 





| / PP&H ). P&D 


e P.S to Chairman. P&D Board, Gevemment of Sindh. Karachi 
e Р.5 to Secretary (Planning), P&D Department. Government os 2... 
e P.Sto Chief Economist, P&D Department, Government of 5: 


Do io. ' 
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GOVERNMENT OF SINDH 2 
TRANSPORT & MASS TRANSIT 


人 DEPARTMENT 
Karachi Dated 11'' Feburary, 2021 


To, 


1) The Managing Director, 
Sindh Mass Transit Authority (SMTA), 
Karachi. 


2) The Chief Executive Officer (CEO) 
Trans-Karachi. 
Karachi. 


v3) The Project Director (PD), 
Yellow Line Project 
Karachi. 





SUBJECT: FOREIGN EXCHANGE BUDGET ESTIMATES FOR THE FINANCIAL 


JIREIGN AY TAN E DYMM = [U eee 


ar YEAR 2020-2021. 





\ | ат directed to геїег to the subject captioned above and to enclose 
herewith a letter from Planning and Development Department requiring Foreign 
QV xchange Budget / Requirements for the current Financial Year 2020-21 for the 
> Under given development schemes: 


|) Bus Rapid Transit (Red Line Project), АОВ assisted. 
11) Karachi Urban Mobility Project (Yellow Line), World Bank assisted. 


2. It is, therefore, requested to furnish the report within three (03) days 
positively for onward transmission to the Planning and Development Department. 











de] 3 
=) SECTION OFFICER (Vigilance) 
ЈЕ SECRETARY TO GOVERNMENT OF SINDH 


CC forwarded to: 


1. Planning Officer (Foreign Aid), Planning and Development, Department, Karachi. 
2. P.S to Minister, Transport & Mass Transit Department, Karachi. 

3. P.S to Secretary, Transport & Mass Transit Department, Karachi. 

4. Master file. 
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SECTION OFFICER (Vigilance) 
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(gt DA 
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(С) 


URGENT 
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To, 

The Secretary to Government of Sindh 
Health Department 

+ Establishment of Children Care Institute in 


ge 


Sukkur(Korean) 
e Strengthening of Monitoring & Surveillance 
of Health Systems Government of Sindh. 
(USAID) 
/ a Irrigation Department 
(NYC • Sindh Water Sector Improvement Project 
(WB) 

e Sindh Barrages Improvement Project 
(Guddu Barrage) and Additional 
Financing (Sukkur Barrage) (WB) 

. œ Sindh Resilience Project (Irrigation 
Component)(WB) 


` Vpr Agriculture Supply & Prices Department 
Sindh Agricultural Growth Project 
(Agriculture Component) (WB) 
e Sindh Irrigated Agriculture Productivity 
Enhancement Project(WB) 


hep yet Crkoga}Gaxgrnment Department 





“SAY NO TO CO RRUPTION” 





NO. PE&D/FA/RE-BE/2021-77 
GOVERNMENT OF SINDH — 
PLANNING & DEVELOPMENT | 
DEPARTMENT 


(FOREIGN AID SECTION) 


‚202 
Karachi dated 18" January, 2021 


Planning & Development Department | | 
e Karachi Neighborhood Improvement Project(WB) 
+ Municipal Service Delivery Program (USAID) 
« Support Project for Sustainable Development Goals 
Implementation.(UNDP) | | 
Sindh Enhancing Response to Reduce Stunting Project: 


Component-ll (WB) 


Works & Services Department 
+ Sindh Roads Improvement Project(ADB) 
Finance Department 
e Enhancing Public Private Partnership in Sindh (ADB) 
E ae and Mass Transit Department i 
Bus Rapid Transit (Red Line Project)(ADB) 
M Karachi Urban Mobility Project (Yellow line) (WB) 
School Education and Literacy Department 
e Sindh Basic Education Program (USAID) 


ə Sindh Secondary Education Improvement Project 
(ADB) 


Rehabilitation Department 


a Sindh Resilience Project (РОМА Component)( WB) 
_ Livestock & Fisheries Department 





| deb • Competitive and Livable City of Kara Yej Sindh Agricultural Growth Project (L&F Component) ， 
EK (CLICK) Project (WB) ^"^, {н NV WB) j | 


"v Karachi Water & Sewerage Service 


Improvement Project (WB). ц... ls 


—— Investment Department 
e Competitive and Livable City of Karachi 
(CLICK) Project (WB) 


fol P. 





Energy Department 


77%: Sindh Solar Energy Project (WB):t OF SINDY 





| KEAR 
Project (WB) <. sa је | 





„Women Developnient Department... ns 





e Project for Improvement of Livelihood and Well- 


being of Female Home Based Workers (FHBWs) in 


the Informal Economic Sector in Sindh Province 
(JICA) 





Subject: RELEASES 


AND EXPENDITUE POSITION OF THE FOREIGN AIDED 
PROJECTS FOR THE YEAR 2020-21 : 








1 am directed to refer to the subject noted above ana to state that Releases and 
Expenditure position of the Foreign Aided Projects on prescribed format (Copy enclosed). may 
kindly be furnished to this department for taking further necessary actions. | 





D б c] 
= (Niuhammad Asif) 
| Planning Officer (Foreign Aid) 


(71-00711707 
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‚The Project Director, Sindh Enhancing Response 10 Reduce Stunn 4 
Government of Sindh, Karachi. 


E The Project Director, Sindh Roads Improvement Projesi 


Hyderabad. | | 
yet The Project Director, Enhancing Public Private Partnership in iit, Government of Sindh, 
Karachi. 
2% The Managing Director. Sindh Mass Transit Authority, Government or Sindh, Karachi. 
es The Project Director, Municipal Service Delivery Program, Government of Sindh, Karachi. 
И The Project Director, Sindh Basic Education Program, Сомен ли vi ачи, Karachi. 
P a The Project Director, Sindh Secondary Education Improvement Project, Government of 
Sindh, Karachi. | 
_6 The Project Director, Support Project for Sustainable Development Goals Implementation, | 
_ Government of Sindh, Karachi. 
“7% The Project Director, Establishment of Children Care Institute in Sukkur, Government of 
Sindh, Karachi. 
we The Project Director, Sindh Solar Energy Project, Government of Sindh. Karachi. 
et The Project Director, Karachi Water & Sewerage Service Improvement Project 
Government of Sindh, Karachi. | 
• The Project Director，Competitive and Livable City of Karachi (CLICK) Project, | 
Government of Sindh, Karachi. i "| 


A The Project Director, Karachi Urban Mobility Project (Yellow line), AS ih 
| у 7 


are component / LRE 


ject Component-ll, 





огым of Sindh, 


Karachi, NAS 
С.с. for Information to: x vs 
e The Senior Chief/Chief (Education T&C/ W&D / Health / L&P? EPR / PP&H ), P&D 
Department, Government of Sindh, Karachi. | 
• P.S to Chairman, P&D Board, Government of Sindh, Karachi. | 
e P.S to Secretary (Planning), P&D Department, Government uf Sic, (ravi 


re H 


га RS to Chief Economist, P&D Department, Government of Sindh. Korseti. 


Атай 
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tannins, Oficer (Foreign Aid) 
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"SAY МО LU CORRUPTION” GOVERNMENT OF SINDH 5 P ei 
PLANNING & DEVELOPMENT | E 
REMINDET-II DEPARTMENT 
(FOREIGN AID SECTION) 








Karachi dated 10" February, 2021 


To, 
The Secretary to Government of Sindh 
Finance Department 
Enhancing Public Private Partnership in Sindh (ADB) 


Irrigation Department e 
e Sindh Barrages Improvement Project 
(Guddu Barrage) and Additional 


Transport and Mass Transit Department. 
Financing (Sukkur Barrage) (WB) 


e Виз Rapid Transit (Red Line Project)(ADB) 


e Karachi Urban Mobility Project (Yellow line) (WB) 
Rehabilitation Department 


e Sindh Resilience Project (РОМА 
Component) (WB) 


Subject: RELEASES AND EXPENDITUE POSITION OF THE FOREIGN AIDED 
PROJECTS FOR THE YEAR 2020-21 





I am directed to refer to this department's letter of even number dated 18" January, 
2021 followed by reminder dated 3' February, 2021 on the subject noted above and to state that 


Releases and Expenditure position of the Foreign Aided Projects on prescribed format (Copy 
enclosed) is still awaited. 


It is requested to kindly furnish requisite information immediately to this department 
for taking further necessary action 
(Muhammad Asif) 
Planning Officer (Foreign Aid) 
mA 


\ 


021-90211202 
.c. for similar action to: 
Pd 


The Project Director, Sindh Barrages Improvement Project, (Guddu / Sukkur) GoS, 
Hyderabad. 


€ 
y The Project Director, Sindh Resilience Project (PDMA Component), GoS, Karachi. 


The Project Director, Karachi Urban Mobility Project (Yellow line), Government of Sindh, 
Karachi. 


* The CEO TransKarachi, T&MTD, Government of Sindh, Karachi. 


C.c. for Information to: 
• The Senior Chief/Chief (Transport/ W&D /EPR), P&D Department, GoS, Karachi. 
e P.S to Chairman, P&D Board, Government of Sindh, Karachi. 


P.S to Secretary (Planning), P&D Department, Government of Sindh. Karachi. 
15° P.S to Chief Economist, P&D Department, Government of Sindh, Karachi. 


2 re 
> Planning Officer (Foreign Aid) 


wy – Cun ecc 
4 CA 
Pu 

е 

c 

2 


“SAY NO TO CORRUPTION” GOVERNMENT OF SINDH FF = 
N /) PLANNING € DEVELOPMENT 
REMINDET-H DEPARTMENT 
(FOREIGN AID SECTION) 


Karachi dated 10" February, 2021 


To 7? 


The Secretary to Government of Sindh 
Finance Department 


Irrigation Department e Enhancing Public Private Partnership in Sindh (ADB) 
e Sindh Barrages Improvement Project 
(Guddu Barrage) and Additional Transport and Mass Transit Department 
Financing (Sukkur Barrage) (WB) e Bus Rapid Transit (Red Line Project)(ADB) 


e Karachi Urban Mobility Project (Yellow line) (WB) 
Rehabilitation Department 


e Sindh Resilience Project (РОМА 
Component) (WB) 


Subject: RELEASES AND EXPENDITUE POSITION OF THE FOREIGN AIDED 
PROJECTS FOR THE YEAR 2020-21 





I am directed to refer to this department's letter of even number dated 18" January, 
2021 followed by reminder dated 3'® February, 2021 on the subject noted above and to state that 
Releases and Expenditure position of the Foreign Aided Projects on prescribed format (Copy 
enclosed) is still awaited. 


It is requested to kindly furnish requisite information immediately to this department 
for taking further necessary action / 
一 一 (Muhammad Asif) 
Planning Officer (Foreign Aid) 
у 021-99211292 


\ 


The Project Director，Sindh Barrages Improvement Project，(Guddu / Sukkur) GoS， 


ap 9 Hyderabad. 


Y 
Ve.c. for similar action to: 
4 


The Project Director, Sindh Resilience Project (РОМА Component), GoS, Karachi. 
The Project Director, Enhancing Public Private Partnership in Sindh, GoS, Karachi. 
bae he Project Director, Karachi Urban Mobility Project (Yellow line), Government of Sindh, 
Karachi. 
e Тһе CEO TransKarachi, T&MTD, Government of Sindh, Karachi. 


C.c. for Information to: 
e The Senior Chief/Chief (Transport/ W&D /EPR), P&D Department, GoS, Karachi. 
¿ зе P.S to Chairman, P&D Board, Government of Sindh, Karachi. 
ы i је Р.5 to Secretary (Planning), P&D Department, Government of Sindh, Karachi. 
е : ii e Р.5 to Chief Economist, P&D Department, Government of Sindh, Karachi. 
= : KI 4 i >] 


Planning Officer (Foreign Aid) 





irw. 








“SAY NO TO CORRUPTION” GOVERNMENT OF SINDH 
А PLANNING & DEVELOPMENT 
REMINDET-I Te DEPARTMENT 





(FOREIGN AD SECTION) 


Karachi dated 3' February, 2021 


To, 
The Secretary to Government of Sindh 
Finance Department 


Health Department e Enhancing Public Private Partnership in Sindh (ADB) 
e Establishment of Children Care Institute in 

Sukkur(Korean) Transport and Mass Transit Department 
e Strengthening of Monitoring & Surveillance e Bus Rapid Transit (Red Line Project)(ADB) 

en Systems Government of Sindh. e Karachi Urban Mobility Project (Yellow line) (WB) 


Rehabilitation Department 


Irrigation Department e Sindh Resilience Project (РОМА Component)(WB) 


e Sindh Barrages Improvement Project 
(Guddu Barrage) and Additional 
Financing (Sukkur Barrage) (WB) 


Women Development Department 

e Project for Improvement of Livelihood and Well- 
being of Female Home Based Workers (FHBWs) in 

ak ` uni the Informal Economic Sector in Sindh Province 


P (JICA) 
n 





Subject: RELEASES AND EXPENDITUE POSITION OF THE FOREIGN AIDED 
PROJECTS FOR THE YEAR 2020-21 


AX UA NU мм Y د ارا و‎ 





2s I am directed to refer to this department's letter of even number dated 18% J anuary, 
y 2021 on the subject noted above and to state that Releases and Expenditure position of the 
Foreign Aided Projects on prescribed format (Copy enclosed) is still awaited. 
| | 


> (Muhammad Asif) 
Fo, Planning Officer (Foreign Aid) 
a 021-99211292 
od C.c. for similar action to: 

3 e The Project Director, Sindh Barrages Improvement Project, (Guddu / Sukkur) GoS, Hyderabad. 


e The Project Director, Sindh Resilience Project (PDMA Component), GoS, Karachi. 

e The Project Director, Enhancing Public Private Partnership in Sindh, GoS, Karachi. 

The Project Director, Establishment of Children Care Institute in Sukkur, GoS, Karachi. 

A T he Project Director, Karachi Urban Mobility Project (Yellow line), Government of Sindh, Karachi. 
e Тһе CEO TransKarachi, T&MTD, Government of Sindh, Karachi. 

C.c. for Information to: 

The Senior Chief/Chief (Transport/ W&D / Health / EPR / PP&H ), P&D Department, Government 


e£, Ne, et 
bes ed} 


u 


су“ | 


0 i "T of Sindh, Karachi. 
3b : сї: e PS to Chairman, P&D Board, Government of Sindh, Karachi. 
il Du "- P.S to Secretary (Planning), P&D Department, Government of Sindh, Karachi. 
" «pna +. P.S to Chief Economist, P&D Department, Government of Sindh, Karachi. 2 
"ixi pr A 
t 
SS ү... : Planning Officer (Foreign Aid) 
ر‎ 
m e Z 5 
Mes 
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EXPENDITURE POSITION OF THE FOREIGN FUNDED PROJECTS IN SINDH FOR THE YEAR 2020-21 





Rs. In Million 



















Expected Expenditure from 
1% January, 2021 to 30" 
June 2021 


Actual Expenditure as 
on 
31-12-2020 


Name of Project 
(Donor & Loan no: 
ADP /Grant no:) 

No 


Пао 





Budget Estimates 
2021-2022 


Releases as on 
31-12-2020 








S.No Budget 2020-2021 
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“SAY NO TO CORRUPTION” GOVERNMENT OF SINDH 
alia PLANNING & DEVELOPMENT 2, 
URGENT DEPARTMENT M 

(FOREIGN AID SECTION) 


To, 
The Secretary to Government of Sindh 
Health Department 

e Establishment of Children Care Institute in 
Sukkur(Korean) 

e Strengthening of Monitoring & Surveillance 
of Health Systems Government of Sindh. 
(USAID) 

Irrigation Department 

e Sindh Water Sector Improvement Project 
(WB) 

e Sindh Barrages Improvement Project 
(Guddu Barrage) and Additional 
Financing (Sukkur Barrage) (WB) 

e Sindh Resilience Project (Irrigation 
Component)(WB) 


Agriculture Supply & Prices Department 
e Sindh Agricultural Growth Project 
(Agriculture Component) (WB) 
e Sindh Irrigated Agriculture Productivity 
Enhancement Project(WB) 
Local Government Department 
e Competitive and Livable City of Karachi 
(CLICK) Project (WB) 
e Karachi Water & Sewerage Service 
Improvement Project (WB) 
Investment Department 
e Competitive and Livable City of Karachi 
(CLICK) Project (WB) 


N 
ww 
> 


Subject: 


Karachi dated 18" January, 2021 


Planning & Development Department 


Karachi Neighborhood Improvement Project(WB) 
Municipal Service Delivery Program (USAID) 

Support Project for Sustainable Development Goals 
Implementation.(UNDP) 

Sindh Enhancing Response to Reduce Stunting Project 


Component-II (WB) 


Works & Services Department 


Sindh Roads Improvement Project(ADB) 


Finance Department 


Enhancing Public Private Partnership in Sindh (ADB) 


Transport and Mass Transit Department 


Bus Rapid Transit (Red Line Project) (ADB) 

Karachi Urban Mobility Project (Yellow line) (WB) 
School Education and Literacy Department 

Sindh Basic Education Program (USAID) 

Sindh Secondary Education Improvement Project 

(ADB) 


Rehabilitation Department 


Sindh Resilience Project (PDMA Component)(WB) 


Livestock & Fisheries Department 


Sindh Agricultural Growth Project (L&F Component) 
(WB) 


Energy Department 


Sindh Solar Energy Project (WB) 


Excise and Taxation Department 


Competitive and Livable City of Karachi (CLICK) 
Project (WB) 


Women Development Department 


PROJECTS FOR THE YEAR 2020-21 





5 


Project for Improvement of Livelihood and Well- 
being of Female Home Based Workers (FHBWSs) in 
the Informal Economic Sector in Sindh Province 
(JICA) 


RELEASES AND EXPENDITUE POSITION OF THE FOREIGN AIDED 





I am directed to refer to the subject noted above and to state that Releases and 
Expenditure position of the Foreign Aided Projects on prescribed format (Copy enclosed) may 


‘kindly be furnished to this department for taking further necessary actions. 


(Muhammad Asif) 


Planning Officer (Foreign Aid) 
07100911709 
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EXPENDITURE POSITION OF THE FOREIGN FUNDED PROJECTS IN SINDH FOR THE YEAR 2020-21 


LAPENDILURE PUSLILUIN UF АКАК, PINE TUON ZOZ 18 01428 шоо al I 


Rs. In Million 








Expected Expenditure from 
1* January, 2021 to 30" 
June 2021 


Actual Expenditure as 
on 
31-12-2020 


Name of Project 
S.No (Donor & Loan no: | Budget 2020-2021 
ADP /Grant no:) 










Budget Estimates 
2021-2022 


Releases as on 
31-12-2020 





ي ڪڪ 


FPA | FPA | PA 
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EXPENDITURE POSITION OF THE FOREIGN FUNDED PROJECTS IN SINDH FOR THE YEAR 2020-21 











Expected Expenditure from 
Ist January, 2021 to 30th June 
2021 


Budget Estimates 


Releases as on Actual Expenditure as on 
Budget 2020-21 2021-2022 


Name of Project 31-12-2020 31-12-2020 
(Donor & Loan No: 
/Grant No:) 











Karachi Urban Mobility 


Project - Yellow 
Line BRTS (World Bank 


assisted Project) 

(Total Cost Rs. 61439.7 MÎ 3.300.00 1.000.00 40.00 8.000.00 | 1.500.00 
including WB 

Loan Rs. 53599.7 M+PS 

Rs.5250 + GoS 

Share Rs.2590 M 





Director Infrastructure Director Finance & Accounts Project Director Managing Director 
Project Director Karachi 
m "NN | : P" : Mobility Program Yellow " "A | 
Sindh Mass Transit Authority Sindh Mass Transit Authority ике» Sindh Mass Transit Authority 
á Е Line BRTSSindh Mass 


Transit Authority 





AUTHORITY 
Karachi Dated: 14^ July, 2020 








To, 
The Section Officer (General), 
Transport & Mass Transit Department, 
Government of Sindh, 
Karachi 
SUBJECT: FOR ANNUAL DEVELOPMENT 





I am directed to refer to the subject cited above for the release of funds for the 


Annual Development Programme (ADP 2020-21) Schemes under the Transport & Mass 
Transit Department (The TMTD). The details are given bellow for the ADP Schemes. 


2 








Name of Scheme 
Construction of BRIS Orange Line 
Up-gradation of Traffic Signals in Karachi, Hyderabad, 
Sukkur, Larkano and Mirpurkhas 

Karachi Urban Mobility Project-Y ellow Line BRTS 
Counterpart funding GoS share) 








It is therefore, requested to forward the same to the Finance Department (The 


FD) for the releases of the allocated funds for above mentioned ADP 2020-21 Schemes along 


with the covering letter of Administrative Department for the smooth running of the 
department. 


14/7/00 
(RAFAY ALI LAGHARD 


Director Finance & Accounts 
Sindh Mass Transit Authority 


Copy is forward for information to:- 


1y" The Managing Director, Sindh Mass Transit 
) Project Director, BRTS Yellow Line, TMTD, GoS. 


3) PS to the Minister, Transport & Mass Transit, Sindh. 
4) PS to the Secretary, Transport & Mass Transit Department, GoS, 
5) Office File 


с | E 
% GOVERNMENT OF SINDH 
(Е REMINDER-I PLANNING & DEVELOPMENT 
DEPARTMENT 
(FOREIGN AID SECTION) 
Karachi dated 21 August, 2020 





To, 
The Secretary to Government of Sindh Planning & Development Department 
e Karachi Neighborhood Improvement Project(WB) 


Health Department 

e Sindh Nutrition Support Program(WB) e Municipal Service Delivery Program (USAID) 

e Establishment of Children Care Institute in e Support Project for Sustainable Development Goals 
Sukkur(Korean) Implementation.(UNDP) 


e Strengthening of Monitoring & Surveillance Works & Services Department 


of Health Systems Government of Sindh. e Sindh Roads Improvement Project(ADB) 
(USAID) Finance Department 
Irrigation Department e Enhancing Public Private Partnership in Sindh (ADB) 
o Sindh Barrages Improvement Project Transport and Mass Transit Department 
(Guddu Barrage) and Additional e Bus Rapid Transit (Red Line PDA Loan)(ADB) 
Financing (Sukkur Barrage) (WB) e Bus Rapid Transit (Red Line Project) (ADB) 
e Sindh Resilience Project (Irrigation e Karachi Urban Mobility Project (Yellow line) (WB) 
- Component) (WB). | School Едисабоп апа Literacy Department 
e Sindh Basic Education Program (USAID) 
Agriculture Supply & Prices Department e Sindh Secondary Education Improvement Project 
e Sindh Agricultural Growth Project (ADB) 
emi Component) (WB) Rehabilitation Department 
e Sindh Irrigated Agriculture Productivity e Sindh Resilience Project (РОМА Component)(WB) 
Enhancement Project(WB) Livestock & Fisheries Department 
° Nutrition Sensitive Agriculture e Sindh Agricultural Growth Project (L&F Component) 
Project(WB) (WB) 
Lond Government Department e Sustainable Livestock Development for Rural 
e Saaf Suthro Sindh (WB) Sindh.(JICA) 
e Competitive and Livable City of Karachi Energy Department 
(CLICK) Project (WB) e Sindh Solar Energy Project (WB) 
e Karachi Water & Sewerage Service Excise and Taxation Department 
Improvement Project (WB) 。 Competitive and Livable City of Karachi (CLICK) 
Investment Department Project mmm 
e Competitive and Livable City of Karachi 
(CLICK) Project (WB) 


Subject: EXPENDITURE POSITION OF THE FOREIGN FUNDED PROJECTS IN SINDH FOR 
THE YEAR 2019-20 





1 am directed to refer to this department's letter of even number dated 10* August, 2020 on the 
subject noted above and to state that Expenditure position of the Foreign Aided Projects on prescribed 


format (Copy enclosed) is still awaited. 


Q i E 2. It is therefore requested that requisite information may kindly be furnished to this department at 
Y : ithe earliest for taking further necessary actions. 

e c | 
ЈЕ: | : m | | 
Si ¢ т: (LID TTT їшї TIT I сс Muhammad Asi 
ir uon Planning Officer (Foreign Aid) 
yc pa 021-99211292 
erst 
„ ixi 
tg zo: 

Mz 2 

a 8 


| је 
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GOVERNMENT OF SINDH 
SINDH MASS TRANSIT AUTHORITY 


Karachi Dated: 12" August, 2020 





To, 


The Section Officer (General), 
Transport & Mass Transit Department, 
Government of Sindh, 

Karachi 


SUBJECT: EXPENDITURE POSITION OF THE FOREIGN FUNDED PROJECTS 


HAPHNDILTUNRE 工人 让 人 一 一 一 一 


IN SINDH FOR THE YEAR 2019-20 





Referring to the letter No. SO(G)FOREIGN PROJECTS/2020 dated 10" 


August, 2020 from you’re your office on the captioned subject above. 


de In this regards, details of Expenditure position of the Foreign Funded Projects 
on prescribed attached proforma for onward transmission to the Planning & Development 


Department, positively. 


90 
¡Y ? i 
(IOTIDAR AHMED) 


Managing Director 
Sindh Mass Transit Authority 


Copy is forward for information to:- 


af The Project Director, BRTS Yellow Line, SMTA, TMTD, GoS, Karachi. 
2) The Director Finance & Accounts, SMTA, TMTD, Karachi. 

3) PS to the Minister, Transport & Mass Transit, Karachi. 

4) PS to the Secretary, Transport & Mass Transit Department, GoS, Karachi 
5) Office-File 


Page | 1 





Name of Scheme 


Karachi Bus Rapid 

| Transit (BRTRed Line 
Detail Design Under 

| Project Design 

y Advance), PC-I 
(277.498 FEC 1018.5) 
Govt. of Sindh (ADB 
Loan No. 6008) 





| Karachi Urban Mobility 
| Project-Yellow Line 
| BRTS (World Bank 


assisted Project) (Total 
Cost 61439.7 M 
| including WB Loan К$. 
| 53599.7 M+PS Rs. 
5250+GoS Share Rs. 
2590 M Loan No 8995- 
PK 





Technical Assistance for 





3 


Expenditure Position of the Foreign Funded Projects in Sindh for the Year 2019-20 


Figure In Million 


Cumulative Expenditure incurred 
Expenditrue 
incurred till June, 


2020 


Donor's GoS 


6 8.280 | 54.414 


Approved Cost in 
US Dollar 


Approved Cost 


Approval Dates in PKR 


From lst July 2019 to 
30 June, 2020 


Closing Date FPA GoS 


| | PKR | PKR 


ШЕХИТ Date 


30 October, 
2020 


31 December, 
2025 


17 November, 


2016 нё, 





26 
November, 
2019 


C) 


EXPENDITURE POSITION OF THE FOREIGN FUNDED PROJECTS IN SINDH FOR THE YEAR 2019-20 





————MM M  á— IRSA AN ——— 


Name of Project 
(Donor & Loan no: 
‘Grant nos) 


Approval Dates 


Signing 
-Date | 





"Closing - il 
Date |. 


Rs. In Million 











Expenditure Incurred from 
1% July 2019 to 30 June 
2020 


Approved Costin US | Cumulative Expenditure 
Dollar incurred till June 2020 


Approved Cost in 
PKR 


س A‏ ا 
ЕРА GoS ro GoSShare | ЕРА Gos FRA Gos‏ 








То, 
The Secretary to Govern 


Ke 


e 
nt of Sindh 


Health Department 


Sindh Nutrition Support Program(WB) 
Establishment of Children Care Institute in 
Sukkur(Korean) 

Sindh Enhancing Response to Reduce 
Stunting Project Component-II (WB) 
Strengthening of Monitoring & Surveillance 
of Health Systems Government of Sindh. 
(USAID) 


Irrigation Department 


> 


we е" 





Sindh Water Sector Improvement Project 
(WB) 

Sindh Barrages Improvement Project 
(Guddu Barrage) and Additional 
Financing (Sukkur Barrage) (WB) 

Sindh Resilience Project (Irrigation 
Component)(WB) 


Agriculture Supply & Prices Department 


Sindh Agricultural Growth Project 
(Agriculture Component) (WB) 

Sindh Irrigated Agriculture Productivity 
Enhancement Project(WB) 

Nutrition Sensitive Agriculture 
Project(WB) 


Local Government Department 


Saaf Suthro Sindh (WB) 

Competitive and Livable City of Karachi 
(CLICK) Project (WB) 

Karachi Water & Sewerage Service 
Improvement Project (WB) 


Investment Department 


Subject: 


Competitive and Livable City of Karachi 
(CLICK) Project (WB) 


FOR THE YEAR 2019-20 





“SAY NO TO CORRUPTION” 


(2) 
人 


EXPENDITURE POSITION OF THE FOREIGN FUNDED PROJECTS IN SINDH 


NO. P&D/FA/RE-BE/2020-21 
GOVERNMENT OF SINDH 
PLANNING & DEVELOPMENT 
DEPARTMENT 
(FOREIGN AID SECTION) 
Karachi dated 10" August, 2020 


Planning & Development Department 
Karachi Neighborhood Improvement Project(WB) 
e Municipal Service Delivery Program (USAID) 
+ Support Project for Sustainable Development Goals 
Implementation (UNDP) _ 
Works & Services Department 
+ Sindh Roads Improvement Project(ADB) 
Finance Department 
*  Enpháncing Public Private Partnership in Sindh (ADB) 
_Ffansport and Mass Transit Department 
e Bus Rapid Transit (Red Line PDA Loan)(ADB) 
• Bus Rapid Transit (Red Line Project)(ADB) 
+ Karachi Urban Mobility Project (Yellow line) (WB) 
School Education and Literacy Department 
* Sindh Basic Education Program (USAID) 
Sindh Secondary Education Improvement Project 
(ADB) 
Rehabilitation Department 
Sindh Resilience Project (РОМА Component)(WB) 
Livestock & Fisheries Department 
Sindh Agricultural Growth Project (L&F Component) 
(WB) 
Sustainable Livestock Development for Rural 
Sindh.(JICA) 
Energy Department 
• Sindh Solar Energy Project (WB) 
Excise and Taxation Department 
* Competitive and Livable City of Karachi (CLICK) 
Project (WB) 
Women Development Department 
e Project for Improvement of Livelihood and Well- 
being of Female Home Based Workers (FHBWs) in 
the Informal Economic Sector in Sindh Province 
(JICA) 


ә 





I am directed to refer to the subject noted above and to state that Expenditure position of the 
Foreign Aided Projects on prescribed format (Copy enclosed) pertaining to your Department may kindly 
be furnished to this department for taking further necessary actions. 


ep er 


(Muhanimad Asi 
Planning Officer (Foreign Aid) 
021-99211292 
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MOST URGENT 


NO. SO(G)/FOREIGN PROJECT/2020 
GOVERNMENT OF SINDH 
TRANSPORT 8 MASS TRANSIT 
DEPARTMENT 


Karachi, dated 10" August, 2020. 











The Managing Director, 
Sindh Mass Transit Authority, 
Transport & Mass Transit 
Department, 

Government of Sindh, 

rachi 


The Project Director, 
BRT Red Line Detail Design 
Sindh Mass Transit Authority, 
Karachi 









The Project Director, 
Karachi Urban Mobility Project, 
Yellow Line BRTs 

Sindh Mass Transit Authorit 












SUBJECT: EXPENDITURE POSITION OF THE FOREIGN FUNDED PROJECTS IN 
SINDH FOR THE YEAR 2019-2020. 





| am directed to enclose herewith a copy of letter No. P&D/FA/RE-BE/ 
2020-21, dated 10.08.2020 alongwith proforma received from Planning & Development 
Department, Government of Sindh, Karachi on the subject noted above. 


2. It is, therefore, requested to furnish the Expenditure position of the Foreign 
Aided Projects on prescribed attached proforma to the Administrative Department for 
onward transmission to the P&D Department, immediately. 





ON OFFICER (GENERAL) 
For Secretary to Government of Sindh 


A copy is forwarded for information to: 


1. The Planning Officer (Foreign Aid), P&D Department 
referred to above. 

2. The P.S to Minister, Transport & Mass Transit, Sindh, Karachi. 

3. The P.S to Secretary, Transport & Mass Transit Department, Karachi. 


, Karachi wir to his letter 


тап; 





22,52) SECTION OFFICER (GENERAL) 





C) 


EI 





NO. P&D/FA/RE-BE/2020-21 e 


Xr 36 
е “SAY NO TO CORRUPTION” GOVERNMENT OF SINDH 
( ) PLANNING & DEVELOPMENT 


DEPARTMENT 
(FOREIGN AID SECTION) 
Karachi dated 10" August, 2020 
To, 
The Secretary to Government of Sindh Planning & Development Department 
Health Department e Karachi Neighborhood Improvement Project(WB) 
= e Sindh Nutrition Support Program(WB) e Municipal Service Delivery Program (USAID) 
e Establishment of Children Care Institute in e Support Project for Sustainable Development Goals 
Sukkur(Korean) Implementation.(UNDP) 
e Sindh Enhancing Response to Reduce Works & Services Department 
Stunting Project Component-II (WB) e Sindh Roads Improvement Project(ADB) 


Strengthening of Monitoring & Surveillance Finance Department 
of Health Systems Government of Sindh. Enhancing Public Private Partnership in Sindh (ADB) 
(USAID) Transport and Mass Transit Department 

Irrigation Department Bus Rapid Transit (Red Line PDA Loan)(ADB) 

Bus Rapid Transit (Red Line Project)(ADB) 


e Sindh Water Sector Improvement Project 


А (WB) e Karachi Urban Mobility Project (Yellow line) (WB) 
e Sindh Barrages Improvement Project School Education and Literacy Department 
(Guddu Barrage) and Additional e Sindh Basic Education Program (USAID) 
Financing (Sukkur Barrage) (WB) - e Sindh Secondary Education Improvement Project 
e Sindh Resilience Project (Irrigation (ADB) 
Component)(WB) Rehabilitation Department 
e Sindh Resilience Project (PDMA Component)(WB) 
Agriculture Supply & Prices Department Livestock & Fisheries Department 
e Sindh Agricultural Growth Project e Sindh Agricultural Growth Project (L&F Component) 
(Agriculture Component) (WB) (WB) 
。 Sindh Irrigated Agriculture Productivity e Sustainable Livestock Development for Rural 
Enhancement Project(WB) Sindh.(JICA) 
e Nutrition Sensitive Agriculture Energy Department 
Project(WB) e Sindh Solar Energy Project (WB) 
Local Government Department Excise and Taxation Department s 
e Saaf Suthro Sindh (WB) e Competitive and Livable City of Karachi (CLICK) 
И e Competitive and Livable City of Karachi Project (WB) А 
(CLICK) Project (WB) Women Development Department 
e Karachi Water & Sewerage Service e Project for Improvement of Livelihood and Well- 
Improvement Project (WB) being of Female Home Based Workers (FHBWs) in 
Investment Department the Informal Economic Sector in Sindh Province 
o Competitive and Livable City of Karachi (JICA) 
(CLICK) Project (WB) 


Subject: EXPENDITURE POSITION OF THE FOREIGN FUNDED PROJECTS IN SINDH 
FOR THE YEAR 2019-20 








I am directed to refer to the subject noted above and to state that Expenditure position of the 
Foreign Aided Projects on prescribed format (Copy enclosed) pertaining to your Department may kindly 
be furnished to this department for taking further necessary actions. 


(Muhammad Asif) 
Planning Officer (Foreign Aid) 
021-99211292 


ў 
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EXPENDITURE POSITION OF THE FOREIGN FUNDED PROJECTS IN SINDH FOR THE YEAR 2019-20 





Rs. In Million 


















Name of Project 
(Donor & Loan no: 
/Grant no:) 






Expenditure Incurred from 
1% July 2019 to 30" June 
2020 












Cumulative Expenditure 
incurred till June 2020 


Approved Cost in | Approved Cost in US 
PKR Dollar 


Approval Dates 
Date 
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